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ON=3466 
Copy Sof 5” 


7 May 1962 


MEMORANDUM FOR THE RECORD 


SUBIECT. Visits to Elmendorf and Eielson AFB‘s, 1h-17 April 1962 
(Project OXCART) 


i. ‘The undersigned, in the company of 55X41 


25X1 Project Hqs), Lt. Col. Houser C. Wilson (APCIO-5) and 
25X11 visited Elmendorf and Eieleon 
AFS's, Alaska, during the i ~- 17 April 1962. ‘The purposes 


of these yielts were to vrief key personnel in the Alaskan Con- 
wand about the requirement to store ONUART fuel at Eielson AFB, to 
| survey existing storage facilities and determine the need for con- 
| atruation of edditional facilities. ‘These visite were also intended 
to deternine the most efficient means of delivery of the fusl to | 
| the storave point. ‘The undersigned was specificell, concerned 

with security and cover considerations. 


2. At 0900 hrs, 16 April 1962, the party, exeeyting] |] 25X11 
met with Lt. Gen. George ¥. Mundy, crm, Alaska, and Maj. Gen. 
| Wendell. W. Bowsan, Cdr, Alaskan Air Comannd, Elmendorf AFB. Foi- 
| lowing their OXCART briefing, the Generale indicated their complete 
willingness to assist the Project in any wey they could. They were 

acquainted with the requixement to store 330,000 gelions of 

special fuel at Eielson APS, the base from whieh K0-135's wiil 
| operate in support of OADART operations. They were also tald of 
our intention to use Eleleon and Kimendorf AFB's as quergency 
lending fields for the A-12, and of the requirement for somplete 
security of the vehicle should this eventuality arise. 


2, Pollowing thie meeting, Gen. Bowman introdueed the party, 
25X11 | ineludine|  _] to Colonel's Sem W. Westbrook, DOS/OPS and 
Edwin l. Little, DCS/MAT of the Alaekan Air Command. Both of these 


| requirements. It was learned here thet gecure storage for the A-12 


lh. These discussions revealed thet Eielson has no existing 
facilities for fuel storage that would meet our mpecifieations. 

USAF review(s) ‘therefore, uew construction would have to be done and should be 

co pleted. undertaken as soon as possible if it is to be qoupletes thisxyeer. 
Weather at Eielson limite the eonstruction period to epproxinately 

dae Gaal With regard to delivery of the fuel from 
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Anchorage to Hielson several possible means were explored, including 
pipeline, moter fuelers and railroad tankers, all from Anchorage. 


Fairbanks could test mest our requirement. Consideration wee alas 
given to the means of delivery to Anchorage from Seattle. Three 


5, These meetings were concluded by 1400 hra at which tine 
Cen. Bownan provided the party his C-Si for the trip to Eielson. 
Prior to our departure den. Bowsan called the Eielson Base Comuan-~ 
der, Gol. Stephen W. Henry. As agreed with the party beforehand, 
Gol. Heary was only told that several Has. USAF representatives 
would vielt bim to discuss a fuel RAD program he would be called 
upon to support. 


special flightline fuslers could be stored along with certain 
ground support equipment. 


7. On 17 April 196@ the party was met by Lt. Col. James F. 
Conti, the Base Engineer, and driven to his office. Col. Conti 
hed been briefed by Col. Henry. Col. Conti displayed drawings of 
the base, including the POL and flightline areas. Thereafter the 
party was taken on « tour of the Bane. 


3. These diecussions and the tour produced the following 
information and conclusions. Nene of the existing fuel storage 
factlities are suiteble for our purposes. Existing storage tanks 
and delivery systems could be modified but there was doubt 
Eleloon's ability to release the facilities. Thus, the conclusion, 
we should construct the facilities ourselves. The base engineer 
recomended that the tanks be ereated on an area. of ground, that 
has already been prepared for construction which is edjagent to their 
FOL area. The site recomended will provide rapid and direct access 
te the aexvtel tanker ready ares. He identified a paved pad in the 
ready area complex where tankers supporting our flying eetivity 
could park to be fueled. The ready area is approximately one-fourth 
of a wile from the POL. aren. The engineer also recommended that a 
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Butler bullding for fusler and GSE atorage be erected on the 
ground adjacent to the pad on whieh the tanker would be parked. 
Col. Gonti volunteered that he and his staff would be avatlable 
to lend whatever assistance they could. He falt they could sdvise 
the aetivity, letting the contract, with regard to construction 
techniques peculiar to this aren of Alaska, and aleo they might 
previde the taspection called fer under the contract. 


9. With regard to the security aspects of thie situation, 
the feliowing comente cre made. The location of the facilities 
ae deseribed above is desirable. Tt is remote from other activi- 
ties on the base, including the BAC U-2 hangar which is on the other 
end of the flightline. ‘The P&L ares is regularly patrolled by AP's. 
By identifying our eres as one requiring close attention by the 
AP's, ond edding fencing and lighting around our fuel storaze, the 
physiesl seaurity should de adequate. 


10. All containers used in moving the fuel from the refinery 
in Wood River, Illinois te the tanks at Eielson would have appro- 
priate seals that would be ingpected at each transfer point. It 
is understecd that certain basic tests oan be performed on fuel 
samples to reach a determination about contamination. These tests 
could be performed at Elelsen by the UBAF POL supervisor. 


ll. AS & means of expediting commencement of construction 
enud doing it in @ manner that will not invalve too many people, it 
was proposed by[ si that the Air Force transfer funds to 


the Agency. DPD then would contract wi who would be 
responsible for the construction. felt this could be 
done with one additional clearance a ¥y 

is now constructing storage tanks st and these sant 


[] personnel could be moved to Eielson to supervise the con- 
struction there. 


[ 


RFB/ap 


Distrlvution: 
1 ~ s0/DPD 
2 ~ ¢/n8/DPD 
3 = C/Contracts 
= G/Materiel 
5 - RI/oeD 
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